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a. Fermanent Way 


(1) General remarks. ‘The permanent way of the State Railways is in a 
poor condition, mainly becaues reils for replacement are scarce, and only a 
smell percentage of those on orders are being delivered. Ties are aleo. badly 
seeded, but out of 4,000,000 ordered from the State Forestry Department for 
the year 1945, only about 160,000 were supplied. 
Agcording te data supplied by the Miniatry of Communications, the Soviet Arny 
has removed the raile from 4,500 = 5,0@)km of line and, in apite of the ex~ 
tensive reconstruction work which is going on, it will take at Lleae$ five 
years before all denage in repaired. 


(2) Wareey. The warehelling yerd was heavily dameged, including the sidings 
and the sssond track of the Wareewlincielsk line. Ths Warsaw-Wilno and Warsaw 
Denzig stations have been put again into conmaisaion. RBecenstruction of the 
second track of the Warsav-Hasielsk line was started on 15 November 1945. Sidings 
at Warsaw-lastern Station have boon rebuilt and several sidings for passenger 
trains laid at Warssy Towarova. The electric suburban line Warsaw-Lesna Podkowa~ 
Grodziak has been pub into commission, and electric traine will be running this 
year ou the WarenwOtwook line as soon as the second track has been laid. 


(3)lublin Dietrict. With the exception of the Lukow-Imblin section, all 
dismentled or damaged track, both at and between stations, has been reconstructed. 
ALL broad gauge track hed been converted to normal gauge track throughout the 
district by the end of March, 1946. 


(4) Olestyn District. Second tracks have been dismantled all over Bast 

Prussia by the Russians for repairing rallways completely destroyed by the 

rmaans. Xxcept for the fezew-Blbleg-Kaliningrad and the Torun (Thorn)~ 

lastyn-Wystruc lines, most lines are wholly or pertially dismantled and out 

f commigsion. The sidings at Blalystok Junestion, which the Germans almost 
coupletely destroyed during their withdrawal, have been rebuilt and the etation 
was being reconstructed in Merch, 1946. Reconstruction work was also afoot at 
that tine of the Sniadow-Lomza and Bialysatok~-Hlik branch lines. Efforts to get 
the weat~east through routes into commission vere also in hand, bat because of 
the gostruction of the bridge near Tozew it was necessary to divert traffic by 
(8 Circular route over the temporary fridge at Opolenie. 25X1A9a 25X1A8a 
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(5) Grecow District. Demege to permanent way at tha Cracow and Raeazow 
dunections was Couperatively slight, and has by now been made ood. The work 
of retonstructing the Tezew-Stroze and the Debica-Tarnobrzeg lines, which hed 
bean completely dismantled, was far advanced by March, 1946, 


(6) Lods Distriot. Of all the District Directorates of the Polish State 
Railways this district euffersd least, the slight damage at the stations at 
Karesenice and Ziunska Wola being soon repaired, 


(7) Katowiee District. The most extensive demage occurred on the branch 
linea in the Carpathians, sspecielly on the Bieleko-Zywiec-Zwardow line. Re- 
paiva were being cerried out in the spring of 1946, and these lines are probably 
in full operation by now, 


b. Bridges. 


(1) The "firet-ata" bridge repeir units (Pogotowie Mostowe) under enginesr 
Mocsulski have carried out repairs of a semi~permanent cheracter to some 30 
bridges. 


(2) In addition to a number of girders up to 20225 meters spen anid box 
girdexs up to 30 meters span, the Ministry of Industry has undertaken to supply 
bridge syne in 1946 to the following (approximate) quant’ ties: 


Quantity (tons) Lovality 
2,500 Sendomiets 
1,000 Debdlin * 
1,200 Roswadow 
2,00 Wareaw (Cytadela) 
1,000 Nowy Dwor 
1,200 Torun 
1,200 Bug (Sisdlce-Wolkowysk line) 
1,000 Lapy (Narew) 
1,200 Pilica (WarsawRadom line) 


c. Tyunels . 

(1) | Kigheo-Ratom Jing, One side of the tunnel (near Kielee) has deen 
temporarily rebuilt, while the other sids was under permanent reconstruction 
at the deginning of this year. The work wae to be Sompleted by the mring, and 
waa in fact so far advanced that this date is likely to have been reps, 


(2) Japlo-ilow Secz ine. The tunnel (at Kamionke, § kn east of Nowy Sac), 
which the Germans completely demolished and which has been by-passed by a tenporary 
circular route with very sharp bends and a very. make-shift and uneafe wooden 
bridge over a tributary of the Dunajec, is being feconsiructed, The work, whieh 
4a being carried out by two ehifta, 18 scheduled for completion by November 1946, 


3 tS (3). Zegteostow-iuszyne dine. The tunnel {at Polaka Lopota, immediately after 
leaving Zegicstowa) was severoly damaged. At the request of the Ministry of 


National Defenge the Ministry of Communications went into the question of con- 
structing a temporary diversion as an alteriative to rebuilding the tume2l, 
but rejected this idea becauss of the ereat difficulties involved. 


a. Station buildings, locomotive sheds. 

(1) The extensive damage done to such railway installations as workshops, 
water towers, etc., presents a difficult problem in vlew of the tapossibility 
af replecing aame by temporary structures. Large-scale condtruction of werk~ 
shops, locomotive sheds and water towers hae been started, chiefly at such 
Jduuctions as Danzig, Poenan, Cracow, Skurayako, Kamfenna, Pruszkow, ete., and 
ie acheduled for completion by the ehd of 1946, Permanent reconstruction work _ 
ia tow nearing colpletion at the. following stations: Gdynia, Danzig, Posnan, 
Bialystok anu Wroclav. At the tine of this report reconstruttion of the offices 
of the District Directorates at Olsztyn, Danzig, and Poznan was procesding 
apace and nearing completion. 


(2) In regard to the amaller type of station, plans have been drawi up 
for the mass production of pre~febricated buildings for smell and medive= 
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though the reconstruction of all such stations with these pre-fabricated 
sectional offices and living quarters will bs completed gradually. These 
temporary pre~febricated buildings, which ere made of wod and ferro~concrete, 
are acheduled to last from 10 ~ 20 yeare. 


(3) Planc have also been mede for the construction of standard typss of 
water tower with capacities of 100, 150, 200 and 300 cubic meters. They are 
to be erected in the different districts according to priority, the most argent 
being schoduled for completion by the end of 1946 while the others, comprising 
all structures necessary for the maintenance of normal traffic, will not be 
finished before the end of 1947, 


New Constructions 


The reergenization of Bydgosscs (Bromberg) 
ncluded the laying-out of large railwey 
yerda at the Bydgoszosz Poloona station which was taken over undemaged by the 
Yolish State Railways. 


b. Frokocin-Plaszov-Bonarka-Cracow loop line. ‘Thig line was built by the 
Germans to lighten the traffic through Cracow janction dy diverting shionents 
arriving from the Mischow-Kalwarje direction and co avoiding the Cracow Glowna 
station. The damage done to this line during the German retrant is being ro= 
paired. 


Se tg magzow Navowiecki ~ gdom Jing. This Line was started by the Germans 
to lighten the traffic at Warsvaw junction, but wae never completed by then 


except for most of the embankments aad some of the permanent way. Under: 
pressure of the Sovias suthorities work has now been resumed on the comuLeation — 
of this line which 1s to be finiehed by 1 Dacember 1946, though the ol gall 
system will only be of a temporary nature. 
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